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SUBJECT: MAJOR PROJECTS ADB TRENGGANU TENGAH TOWNSHIP 
DEVELOPMENT PROJECT 

1 . AS PART OF USADB PROGRAM OF PROVIDING INFORMATION ON 
PROCUREMENT POSSIBILITIES FOR ASIAN DEVELOPMENT BANK 
FINANCED PROJECTS, WE ARE FORWARDING INFORMATION ON THE 
FORTHCOMING 16.0 MILLION DOLLARS TRENGGANU TENGAH TOWN- 
SHIP DEVELOPMENT PROJECT, MALAYSIA. PROJECT CONSISTS OF 

(I) TOWN DEVELOPMENT WORKS: (II) REGIONAL WATER SUPPLY: 

(HI) LOW INCOME GROUP HOUSING (LIG) AND COMMERCIAL BUILD- 
INGS FOR FIVE NEW TOWNS TO BE ESTABLISHED IN EASTERN 
MALAYSIA: AND (TV) PROVISION OF FIVE PROFESSIONAL STAFF 
FOR OVER TWO YEARS TO STRENGTHEN EXECUTING AGENCY, 
KETENGAH. PROJECT WILL BE CONSIDERED BY ADB BOARD BY 
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LATE JUNE. 

2. PROCUREMENT UNDER THE PROPOSED LOAN WILL BE UNDERTAKEN 
IN ACCORDANCE WITH THE BANK'S GUIDELINES FOR PROCUREMENT. 
CIVIL WORKS CONTRACTS (OTHER THAN THOSE RELATING TO 
JUNGLE CLEARANCE, LANDSCAPING AND COMMUNITY ACCESS PATHS 
UNDER PART I (TOWN DEVELOPMENT) AND THOSE RELATING TO PART 


Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 



Sheryl P. Walter Declassified/Released US Department of State EO Systematic Review 20 Mar 2014 


III (LOW-INCOME HOUSING AND COMMERCIAL BUILDING) OF THE 
PROJECT) ESTIMATED TO COST THE EQUIVALENT OF 200,000 
DOLLARS OR MORE AND EACH SUPPLY CONTRACT FOR EQUIPMENT OR 
MATERIALS ESTIMATED TO COST THE EQUIVALENT OF 100,000 
DOLLARS OR MORE WILL BE AWARDED ON THE BASIS OF INTER- 
NATIONAL COMPETITIVE BIDDING (ICB). AT THE REQUEST OF THE 
BORROWER, THE CIVIL WORKS FOR JUNGLE CLEARANCE, LAND- 
SCAPING, AND COMMUNITY ACCESS PATHS UNDER PART I AND CIVIL 
WORKS FOR PART III WILL BE CARRIED OUT BY LOCAL COMPETI- 
TIVE BIDDING (LCB) WITH LOCAL CONTRACTORS 
SELECTED ON THE BASIS OF DOMESTIC PROCUREMENT PROCEDURE 
SATISFACTORY TO THE BANK. ALL CIVIL WORKS CONTRACTS 
(OTHER THAN THOSE RELATING TO JUNGLE CLEARANCE, LAND- 
SCAPING AND COMMUNITY ACCESS PATHS UNDER PART I OF THE 
PROJECT AND THOSE RELATING TO PART III OF THE PROJECT) 
ESTIMATED TO COST LESS THAN THE EQUIVALENT OF 200,000 
DOLLARS AND EACH SUPPLY CONTRACT FOR EQUIPMENT OR 
MATERIALS ESTIMATED TO COST LESS THAN THE EQUIVALENT OF 
100,000 DOLLARS WILL BE AWARDED ON THE BASIS OF INTER- 
NATIONAL SHOPPING. REGARDING PROVISION OF PROFESSIONAL 
SERVICES, GOVERNMENT HAS REQUESTED BANK’S APPROVAL FOR 
RETAINING SERVICES OF FIVE OF EIGHT EXISTING EXPERTS 
UNDER ONGOING PROJECT. 

3. SUMMARY OF PROCUREMENT UNDER PROCEEDS OF PROPOSED 
ADB LOAN: 
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AMOUNT UNDER VARIOUS 
LOAN PROCUREMENT PROCEDURES 
AMOUNT ICB LCB 

CIVIL WORKS 

PART I - TOWN DEVELOPMENT 

WORKS 5.13 4.94 0.19 

PART II - REGIONAL WATER 
SUPPLY 1.13 1.13 

PART III - LIG HOUSING 

- AND COMMERCIAL 

- BUILDING 1.27 - 1.27 

PIPES AND EQUIPMENT 

PART I - TOWN DEVELOPMENT 
WORKS 1.43 1.43 

PART II - REGIONAL WATER 
SUPPLY 2.52 2.52 

TOTAL 11.48 10.02 1.46 
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TOTAL PERCENTAGE 100 87 13 

4. PRINCIPAL EXECUTING AGENCY WILL BE TEMBAGA KEMAYUAN 
TRENGGANU TENGAH (KETENGAH). WESTCOTT 
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